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ACTION EUR-06 

INFO OCT-01 ISO-OO EB-05 RSC-01 DRC-01 FSE-00 USIA-12 /026 W 

035973 

P R 300700Z JUL 74 
FM AMEMBASSY BUCHAREST 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 9507 

UNCLAS BUCHAREST 3290 

FOR BEWT FOR MATHES/OIM FOR COSIMI - THOMAS FROM KIRCHSCHLAGER 

EO 11652: N/A 
TAGS: BEXPRO 

SUBJECT: USATECH 74 BUCHAREST - PROGRESS REPORT NO. 1 

1. DELAY OF ONE WEEK OCCASIONED BY CONSTRUCTION BIDDING IN VIENNA 
AND INSPECTION TRIP TO ZAGREB HAS SET BACK PERFORMANCE BY THE 
DUSEX ON THE TENTATIVE GUIDANCE LIST BY THE EQUIVALENT TIME. 

2. CONSTRUCTION BIDS - IMMEDIATE ACTION CABLE VIENNA 6553 WAS 
SENT TO USDOC ON JULY 24 FOLLOWING MY TELEPHONE CONVERSATION OF 
JULY 23 WITH MATHES/ADAMS/BELL. NO RESPONSE HAD BEEN RECEIVED 
BY MIDDAY JULY 26 FOR BUCHAREST. 

3. LOFAS WAS PROVIDED WITH A COMPLETE SCHEDULE OF UNIT AND TOTAL 
COSTS AND NEGOTIATED AND REVIEWED WITH USDOC. ADDITIONALLY HE 
WAS GIVEN A MODEL CONSTRUCTION CONTRACT REVISED TO COVER THIS 
SITUATION WHICH ONLY REQUIRES THE INSERTION OF THE DATES TO START 
AND COMPLETE WORK. ALSO HE WAS PROVIDED WITH INSTRUCTIONS 
CONCERNING THE IMPLEMENTATION OF THE CONTRACT BOTH ON THE PHYSICAL 
AND FISCAL SIDES. 

4. FIORELLA FRANZINI - THIS POST NO LONGER HAS BUDGET AND 
FISCAL OFFICER WHICH MAKES ARRIVAL OF FRANZINI ON SCHEDULED 
DATE AUGUST 20 MOST IMPERATIVE. REQUEST ACTION BE TAKEN TO 
INSURE THAT HER TRAVEL ADVANCE IS ARRANGED AND THAT SHE BE 
DESIGNATED AS SUB-CASHIER. 
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5. PRINTING CONTRACT - CONTACT MADE WITH PRINTER IN VIENNA 
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AND HE WAS GIVEN ALL PIECES HE WILL PRODUCE WITH EXCEPTION OF 
EXPANDED FLYER. IT WILL BE NECESSARY TO HAND-CARRY THAT ITEM 
TO VIENNA WHILE PROOFING THE OTHER PRINTING ON AUGUST 8 
AT WHICH TIME VIENNA EXREPS WILL BE VISITED ON MATTERS RELEVANT 
TO THE EXHIBITION. 

6. HOTEL SPACE - THIS IS IMPOSSIBLE DURING THE LAST TWO WEEKS 

IN AUGUST AND THE ENTIRE MONTH OF OCTOBER. THIS HAS BEEN PERSON- 
ALLY VERIFIED SO WHEN ARRANGEMENTS ARE MADE FOR OUR STAFF, AND 
THIS INCLUDES FRANZINI, BELL, AND DUNLAP THERE CAN BE NO MODIFI- 
CATIONS WITHOUT COST TO THE INDIVIDUAL. IT WAS AGREED WITH LOFAS 
THAT DUNLAP WOULD ARRIVE FROM PRAGUE ON SEPTEMBER 28. ADVISE 
ETA ON JOANNE KAY. 

7. EMBASSY HAS BEEN OF INESTIMABLE HELP IN ARRANGING FIRST DAY 
INTERVIEWS WITH FAIR AUTHORITIES AND TWO MAJOR FOREIGN TRADE 
ORGANIZATIONS. HAVE ALSO LOCATED SUITABLE OFFICE SPACE IN 
PRIVATE APARTMENT WITH FURNITURE WHICH CAN SERVE US THROUGH 
ENTIRE PERIOD AT TWENTY SIX DOLLARS PER DAY. THIS OBVIATES 
RENTAL OF EXTRA SPACE FROM FAIR AUTHORITIES COMMENCING ABOUT 
SEPTEMBER 1 AND THE ATTENDANT COSTS OF RELOCATING THERE AND BACK 
TO PRIVATE SPACE AFTER THE EVENT. THIS FIGURE INCLUDES ALL 
UTILITIES AND HAS A TELEPHONE INSTALLATION. 

8. IMMEDIATE ACTION CALLS FOR FINALIZATION OF EXPANDED FLYER WITH 
ROMANIAN TRANSLATION FOR SUBMISSION TO FAIR AUTHORITIES BY JULY 
31 FOR THEIR CATALOG AND CONTINUING VISITS TO FTO'S RELEVANT TO 
LIST BUILDING. 

BARNES 



UNCLASSIFIED 



NNN 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 JUL 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974BUCHAR03290 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740206-0633 
From: BUCHAREST 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1974077/aaaaafvl.tel 

Line Count: 90 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EUR 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 04 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04 OCT 2002 by ThomasVJ>; APPROVED <14 JAN 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: USATECH 74 BUCHAREST - PROGRESS REPORT NO. 1 
TAGS: BEXP, RO 
To: COM 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




